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g. OXCART Activity Program Supplement #1 w» signed by the Deputy 
OCX rad now awaits SCI approval. A covering letter to tie Activity 
Program vas prepared to summarize briefly fear the DOI tbe approval action 
requested. 


h. . 

for orientation purposes. Henceforth, 

OXCART engine program et Project Headquarters. 


-will be visitin g Fratt & Whi tney, 6-12 February, 


lviXl be monitoring the 


t, on k February Gen. Flickicger, , 
visited Lockheed to discuss pilot Wiron rant eystem aat tww 


look at the aock-up of the A-12 cockpit. i 

quarters also visited Lockheed for this purpose* 


g if 

1m % 


Firewal 
to tilct i 


of project lead- 


2* 0GR0RA ; 

Flight 1052/9006 vaa launched on A February et the scheduled tine. As yet 
ve have not had a eooqaete report as to causa of failure* Preliminary 
reports indicated that the let stage Our booster burned twenty seconds 
short and velocities suffered accordingly* There may m addition have 
been difficulties vith the 2nd stags Agsna* 


The camera operated satisfactcxrlly on the pad Just prior to launch. The 
flight failed prior to the achcduled camera operation at injection, and 
to our knowledge no evidence of camera operation at injection was received. 

1054/9007 with camera payload was shipped to Vanderiberg on 5 Feb- 


ruary end la scheduled for 18 FSbruayy* ibis instrument failed in j _ 
test, after 85 $ operation, due to flla welding on the supply spool. Sew- 
ho w a piece of foreign ratter was inserted, probably during vibration, 
between the film rolls. All agreed that this failure was independent of 
camera operation and tbe instrument was accepted as fllgxt ready. 


Farther slippages In lens deliveries occurred threatening the fl£#t 
schedule. A ratting will be held at Fairchild on 11 February at which 
time the possibilities of corrective action will be reviewed. 

A. gjgfeXCgt 

Hegative report* 


negative report. 


^SF , <TMsaH»i 
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